Ei~GINEERING CHANGE 
NOTICE 


DART AEROSPACE 
LTD 
1/) 
/i 


Date: 
08.12.05 
Job No.: 
Product No.: 
0206-558 
Product Name: CARGO MIRROR INSTAllATION 


00569 
ADR Yes/No: 
Created By: 
Checked By: 


I 
Y 
ADR Date: 
Approved By: 
, 
General Manager Appro al: 
575 


Distribution 
Reqd 
Resp 
Initial I Date 


Production Manager 
Y 
II 
Production Engineering Coord 
Y 
EC/DD 
Production Document Control 
'1i 
_~L"D 
Customer Technical Support 
Y 
Dstow 


Distribution 
Reqd 
Resp 
Initial 
J Date 
DQA J QA Coord 
N 
QC Coordinator 
N 
Marketing 
Y 
SW 
Customer Order Processing 
N 


Reason for Change: 
lONGER CABLE REQUIRED FOR INSTAllATION 
OF CARGO MIRROR ON BHT 407 MODEL AIRCRAFTS 


Documents 
Affected: 
RELEASE DSI 9436 REV. A AND 02071 REV. 0 


PARTS MUST COMPL V 
D 
PREVIOUS 
PARTS SATISFACTORV( 
0 ) 


# 
Quality Assurance 
Actions 
Reqd 
Resp 
Notes 
- 
Complete 


1 Notify Previous Customers 
N 


2 Notify Eurocopter France 
N 


3 
- 
# 
Engineering 
Actions 
Reqd 
Resp 
Notes 
Complete 
4 
Required Documents/Drawin.gs U.oder-Rev.iew 
'Y 
MB 
-5- tJpBafe Product Compatability Matrix 
Y 
Dstow 
SEE BELOW. 
6 Create Eurocopter Form (FEE) 
N 
7 Notify TC I FAA of Change 
N 


# 
DO,cument Control Actions 
8 Move Electronic Files 
9 
Update Blue/Pink/DSI Folder and Electronic Files 
10 Update Controlled PDF Files 
11 Update Master Document List (MOL) 
12 Update Document Record (DR) 
13 Update Product Development Summary 
14 Update QSI 021 and/or STC Approval List 
15 Update Parts I STC Database 
16 Update I Verify ARC Database 
17 Create I Update Change Record Form 
18 Create I Update PPP's 
19 Update Document Control Database I laminated Dwgs 
20 Update Grey Project Binder 
21 Update D-Part/M-Drawing/DSI/DEO Master Binders 
22 
23 
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Y 


Y 
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Notes 
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SEE BELOW. 
AS REQUIRED. 
AS REQUIRED. 
AS REQUIRED. 
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Description 
I Action: 


5') DSI 94~-011 
KIT IS REQUIRED TO INSTAll 
0206-558-041/-043 
ON BHT 407 MODEL AIRCRAFTS OR USE NEW 0407-558-045/-047. 
15) CREATE NEW DSI 9436-011 KIT AS WEll 
AS NEW 0407-558-045/-047 
KITSAS SHOWN ON PAGE 2 OF OSI9436 •• 
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DHS WAS NOTIFIED VIA EMAI 
CHANGE. s~nACHED. 
ENSURE SALES TEAM UNDERSTANDS THE CHANGES ASSOCIATED WITH THE RELEASE OF DSI9436 REV A. 
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